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# 
Engineering 
Actions 
Reqd 
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1 
Required DocumentsfDrawings 
Under Review 
Y 
PH 


2 
Update BluelPinkfDSI 
Folder and Electronic 
Files 
N 


3 
Update D-PartfM-DrawinglDSI/DEO 
Master Binders 
N 


4 
Update Grey Project Binder 
N 


5 
Move Electronic Files 
N 


6 
Update Master Document List (MDL) 
N 


7 
Update Document Record (DR) 
N 
. 
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Change Record Form 
Y 
KJ 
See below 
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PPP's 
Y 
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10 Update Controlled PDF Files 
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11 Notify TC/FAA of Change 
N 


12 Update QSI 021 and/or STC Approval 
List 
N 


13 Update Product Development 
Summary 
N 


14 Update Accpac Database 
N 


15 Update Access (ARC) Database 
N 


16 UpdateNerify 
ARC 
N 


17 Update Paperwork 
Kits in Production 
N 


18 Update Qpulse/Laminated 
Dwgs 
N 


19 Update Product Compatability 
Matrix 
N 


20 Create Eurocopter 
For(T1(FEE) 
N 
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IPP/BOM 
Y 
DD/EC 
As required 
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24 Create/Update 
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DD/EC 
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Tooling 
N 


26 Red Tag Stock (Specify) 
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27 ReworkfScrap 
Current Production 
and/or Stock 
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made lAW. 
Rev. C or earli~ 
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29 Create/Update 
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31 Notify Previous Customers 
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32 Notify Eurocopter 
France 
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Reason 
for Change: 


Mirror arm cracking - use thicker wall tubing on 02010-103/-104 


Documents 
Affected: 
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# 
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Actions 
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Complete 
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Required 
Documents/Drawings 
Under Review 
Y 
PH 
2 
Update Blue/Pink/DSI 
Folder and Electronic 
Files 
N 
3 
Update D-Part/M-Drawing/DSIIOEO 
Master Binders 
N 
4 
Update Grey Project Binder 
N 
5 
Move Electronic 
Files 
N 
6 
Update Master Document 
List (MDL) 
N 
7 
Update Document 
Record (DR) 
N 
. 
8 
Create/Update 
Change Record Form 
Y 
KJ 
See below 
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9 
Create/Update 
PPP's 
Y 
KJ 
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10 Update Controlled 
PDF Files 
N 
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11 Notify TC/FAA of Change 
N 
12 Update QSI 021 and/or STC Approval 
List 
. 
N 
13 Update Product Development 
Summary 
N 
14 Update Accpac Database 
N 
15 Update Access (ARC) Database 
N 
16 UpdateNerify 
ARC 
N 
17 Update Paperwork 
Kits in Production 
N 
18 Update Qpulse/Laminated 
Owgs 
N 
19 Update Product Compatability 
Matrix 
N 
20 Create Eurocopter 
Form (FEE) 
N 
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22 Create/Update 
Coss 
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Y 
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24 Create/Update 
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25 Create/Update 
Tooling 
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./ / 


26 Red Tag Stock (Specify) 
N 


27 Rework/Scrap 
Current Production 
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LL 
Scrap 02010-103/-104 
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Rev. C or earlier 


28 Update Paperwork 
Kits in Stock 
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29 Create/Update 
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